MOD 001 B-659 W 
ENGINEERING SUPPORT FOR THE 


b2 

b7E 


Contract Number: J-FBI-02-158 Option Year Three 
Task Order Number. B-659 W MOD 001 

Purpose; The purpose of this modification is to 1) redefine the sub-tasks; 2) Include 
both FFP and T&M for the sub-tasks as specified in the Delivery Schedule below; and 
3) Increase the overall task order funding amount. 


Scope of Work: The scope of work for these tasks shall includel 1 

b4 

b2 

b7E 

Fi^eral Bureau of Investigation (FBI) Task Monitors (TMs)/Points of Contact; 


a. Contracting Officed 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task. 


1. Title; Engineering Support for 

2. Task Description: I 


b4 

b2 

b7E 


tasks are to be completed not later than May 25, 2007. 


All defined 


3. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type for Sub-Task 1 is Firm Fixed Price (FFP) and for Sub-Tasks 2, 3 and 4 is ■ 
Time and Material (T&M) 


4. Notice To The Government Of Delays; Notify the FBI Contracting Officer as 
defined in paragraph F.3 of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being 
fully executed. 




MOO 001 
158-B-659W 


Multiple Sites 


Q9n4f20Q6 






5. Period of Performance: ARO to May 25, 2007 


6, Deliverables/Delivery Schedule: Engineering support shall include detailed 



b4 

b2 

b7E 


b4 

b2 

b7E 


7, Place of Performance: Sites as required 


8. Task Order Value: NTEI 1 Sub-Task 1 

of this order is FFP 

and Sub-Tasks 2, 3 and 4 are T&M (NTE 



9. Travel; shall comply with paragraph H.3, Travel, of contract J-FBl-02-158 

and Federal Acquisition Regulation (FAR) 31.205-46, travel Costs. Costs incurred for 
lodging, meals and incidental expenses shall be considered to be reasonable and 
allowable only to the extent that they do not exceed on a daily basis, the maximum per 
diem rates in effect at the time of travel as set forth in the Federal Travel Regulation. 
Airfare costs in excess of the lowest customary standard, coach, or equivalent airfare 
offered during normal business hours ar e unallowab le unless documented, justified, 
and approved in advance by the COTR. F" Ishall provide a copy of receipts as 

part of the invoice package submitted for payment upon completion of the task. 


b4 


10. Funding: This order 

is to be funded from Purchase Order 




11. Confirmation; 


shall confirm receipt of this order by e-mailing the 


Contracting Offic er and Contractig o Officer Technical Representative. Alternate 
notification via faJ 


b4 


b2 


12. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


MOO 001 
1 58-B-659 W 


Multiple Sites 


09/14/2006 







September 21, 2006 



B-688 W ACCEPTANCE OF TOR 

Dear 


The numo se of this letter is to submit modification 002 and to authorize 
I to implement tasking associated with task order B-688 W. 



Contracting Officer 









Mnn nno a.^an \m 


hZ 

b7E 


Contract Number; J-FBl-02-158 Year Four 

V 

Task Order Number: 1 58-B-688 W MOD 002 

References: (a) I I Meeting of 09/13/06 

(b) COTR Direction 

(c) TOR 06-CH-289 dated September 19, 2006 

Purpose: The purpose of this modification is to a) accept TOR 06-CH-289 referenced 
above; b) to rearrange the sub-tasks to achieve maximum travel efficiency, and: c) to 
provide funding to accomplish this tasking. 


Scope of Work: The scope of work for this | | 

Configuration on all syste m servers and on all existing Red Wolf Workstations at each 

iTheTORis required on or before September 1 9, 2006 and the bv 
completion of al l lare to be acco mplished pri or to October 15, 2006. 

is to coordinat d l td determine f I 

[ and will provide those time frames in their TOR response. 

Federal Bureau of Investigation (FBil Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title: Installation of 


2. Task Order Typ e: In accordance with paragraph B.3 of contract J-FBl-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: All work shall be completed on or before October 15, 2006. 


b2 

b7E 


MOD 002 
158-B-688W 


09/21/06 






V 


5 . Task Oescriptions; 


h2 

b4 

b7E 



6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3 of contract J-FBi-Q2-1 58. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 




8- Travel: I | shall comply with paragraph H.3, Travel, of contract J-FBI-02-158 and 

Federal Acquisition Regulation (FAR) 31.205*46, Travel Costs. Costs incurred for lodging, 
meals and incidental expenses shall be considered to be reasonable and allowable only to the 
extent that they do not exceed on a daily basis, the maximum per diem rates in effect at the 
time of travel as set forth in the Federal T ravel Regulation. Airfare costs in excess of the lowest 


customary standard, coach, or equivalent airfare offered during normal business he 
unallowable unless documented, justified, and approved in advance by the COTR.j 
shall provide a copy of receipts as part of the invoice package submitted for pavme 


completion of the task . 


b2 

b4 

b7E 


MOD 002 
158-6-688 W 


b2 

b7E 


09/21/06 







9. Confirmation: ! phall confirm receipt of this order by e-mailing the 

C ontracting Officer a nd Contracting Officer Technical Representative^ Alternate notification via 

fax F I 

b2 

i, 10. Confirmation of Receipt/De livery shall obtai n proof of delivery fo r 

equipment/services on this order and fax the proof to the j j a j 

Information required on a proof of delivery is defined below; 

• Signature of Government Employee (at Sites indicated in 5, above) receiving services. 

Prior to shipment Government personnel will inventory and bar-code appropriate 
components. 

• Printing of individuals Name 

• Position Title of Government Employee 
Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery or 
the COTR has signed an SF 1034. 

11. Terms and Conditions: Ali other terms and conditions remain unchanged. 





tl.S. Department of Justice 
Federal Bureau of Investigation 


ALL mFOEHATION COHTAUffiD 

HEREIH IS UWCLASSIFIED 

DATE 04-28-2009 BY 6Q322/UCyLRP/PLJ/3db 


TeT 

Fax: 

October 30, 2006 


ta2 

b6 

biC 

b7E 


Subject: CONTRACT J-FBI-02-1 58 DCS-5000 
SERVICES ORDER B-71 9 W ^ 


Dean 


The purpose of this letter is to is sue a request for cost estimate serv ices order, B- 
719 W for the implementation o ^ I a TOR in 

response to this RFCE is requested by November 17, 2006. 


Sr r.nntrar^tc Monr>»iofnr 


Should you re quire additional info rmation and/or clarification on this task, please 
contact me at I I 


Sincerely; 


b2 

b6 

b7C 


Contracting Oilicer 





TASK ORDER B-719W 
RFCE TO implement!^ 

Contract Number: J-FBI-02-1 58 Year Four 

Task Order Number; 158-B-719W 

REF: a) COTR Direction 


b2 

hlE 


Scope of Work: Provide an RFCE to for the implementation of 


A TOR response to this RFCE shall be received NLT 1 1/17/06. 


Federal Bureau of Investigation CEBn Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer; 


a. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact during 
performance of this order. 


1 , Title: RFCE to Implement 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBl-02-158, the 
order type of this task is Firm Fixed Price (FFP) and Cost Reimbursable (CR) for travel. 


3. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3; of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 


4, Period of Performance; TBD 

5. Deliverable/Deliverv Schedule : 


shall be completed on or before March 31, 2007. 


158-8-719 W 


All Sites 


10/30/06 







6. Task Order Value: To be determined by this RFCE. 


7. Confirmation: 


shall confirm receipt of this order by e-mailing the 


Contracting Offic er and Contracting Officer Technical Representative. Alternate 
notification via fax | | 


h2 


8. Confirmation of Receiot/Deliverv 

Ishall obtain proof of delivery for 

equipment on this order and fax the proof to the 

n 

a 


Information required on a proof of delivery is defined belo\w: 


Signature of Government Employee(s) receiving services/equipment. Prior to 
shipment of equipment Government personnel will inventory and bar-code 
appropriate components. 


• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 

9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


158-B-719W 


All Sites 


10/30/06 





U.S. Department of Justice 
Federal Bureau of investigation 


\ 



AIL IHFORMATIOII COHTAIHZD 

HERZIH IS imCLASSIFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/Sdl) 


TeT 

Fax 


April 21 , 2006 


Contracts Administrator 


b2 

b7E 

bo 

b7C 


Subject: CONTRACT J-FBI-02-1 58 DCS-5000 
ENGINEERING SERVICES ORDER 


58-B-616W 


Dear 


The purpose of this letter is to submit a request for cost estimate (RFCE] 

[contained in the attached tasking, a lasK 
uraer Kesponse is required not later than April 27, 2006. 


Should you r equire additional info rmation and/or clarification on this task, please 
contact me atl I 


b2 

b6 

b7C 


5^inrprp.lv 


Contracting Officer 






B-616 W 

REQUEST FOR COST ESTIMATE 


Contract Number; J-FBI-02-158 Year Three 


h2 

b7E 

bo 

b7C 


Task Order Number: 158-B-616W 


References: (a) | [ fleeting betweerf 


(c) COTR Direction 


pd 



anc 




□f 4/2 1/06 


Purpose: The purpose of this task order is to request an RFCE to l I 

as discussed in references (a) and (b) above. 


Scope of Work: The scope of work for this task includes thj 

The TOR is 

required on or before April 27, 2006. 


h2 

b7E 


Federal Bureau of Investigation (FBh Task Monitors (TMs)/Points of Contact: 


a. Contracting Officer; 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


be 

b7C 


1. Title: RFCE to 


ta2 

b7E 


2. Task Order Ty pe: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: All work shall be completed on or before June 30, 2006. 

4. Task Order Value: As Determined by response to this Request for Cost Estimate (RFCE). 


158-B-616W 


b2 

b7E 


04/21/06 








5 Task Descriptions: 


Sub- 

Task 

Description of Task 

Tenative 

Completion 

Dates 

Site 

Costs 

1 


On or before 
5/5/06 


TBD 

2 


On Of before 
5/1 2/06 


TBD 

3 


On or before 
5/15/06 


TBD 

4 


On or before 
5/23/06 


T60 

5 


On or before 
5/23/06 


TSO 

6 


On or before 
05/26/06 


TBD 

7 


On or before 
5/26/06 


TBD 

8 


On or before 
6/9/06 


TBD 

9 


On or before 


TBD 



6/16/06 




6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3 of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 


7. Funding: Funding for this task shall be identified upon receipt of a Task Order Response. 


8, Travel: | j shali connply with paragraph H.3, Travel, of contract J'FBI-02-158 and 

Federal Acquisition Regulation (FAR) 31 .205^6, Travel Costs. Costs incurred for lodging, 
meals and incidental expenses shall be considered to be reasonable and allowable only to the 
extent that they do not exceed on a daily basis, the maximum per diem rates in effect at the time 
of travel as set forth in the Federal Travel Regulation. Airfare costs in excess of the lowest 
customary standard, coach, or equivalent airfare offered during normal business hours are 
unallowable unless documented, justified, and approved in advance by the C0TR| 
shall provide a copy of receipts as part of the invoice package submitted for pavmeiniPgTT 
completion of the task. 


9. 


Cor^firmation: 


bhall confirm receipt of this order by e-mailing the 


b2 


158-B-616W 


b2 

b7E 


04/21/06 





Cnntrartinn nffir.sr 
fax^ 


and Contracting Officer Technical Representative. Alternate notification via 


I 1 b2 

10. Confirmation of Receipt/Delivery : j j shall obtain proof of delivery fo r 

equipment/services on this order and fax the proof to the| 


Information required on a proof of delivery is defined below: 

• Signature of Government Employee (at Sites indicated in 5, above) receiving services. 
Prior to shipment Government personnel will inventory and bar-code appropriate 
components. 

• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery or 
the COTR has signed an SF 1034. 

11. Terms and Conditions: All other terms and conditions remain unchanged. 


158-B-616W 


b2 

b7E 


04/2 1;Q6 





U.S. Department of Justice 
Federal Bureau of Investigation 


ALL IMFOKHATION COFTAIHED 

HEPEIH 13 miCLASSIFrCD 

DATE 04-23-2009 BY 60322/UC/LRP/PLJ/sdb 


Tel: 

Fax: 


April 26, 2006 


b2 

b7E 

-b6 

b7C 


Contracts Administrator 


Subject CONTRACT J-FBI-02-1 58 DCS-5000| 

ENGINEERING SERVICES ORDER 15B-B-B1/ W 


Dear 


The purpose of this letter is to submit a request for cost estimate (RFCE) to 


2006. 


] A Task Order Response is required not later than May 01 , 


b2 

be 

b"C 

b7E 


Should you r equire additional i nformation and/or clarification on this task, please 
contact me atj | ^ 


RinrprPiv 


Contracting Utticer 





RFCE Td 


,b2 

•b7E 


Contract Number: J-FBI-02-158 Option Year Three 
Task Order Number: 158-B-617 W 


Reference: a) PM Direction 


b]| [ phonecon with 

3n 4/26/06 


Scope of Work: Provide services to C 


Federal Bureau of Investigation (FBn Task Monitors (TMsVPoints of Contact: 


b2 

b4 

be 

b7C 

b7E 


a. Contracting Officerf 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title 


b2 

b7E 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 

3. Period of Performance: NLT June 26, 2006. TOR in response to this RFCE to be 
received NLT 5/1/06 

4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F. 3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being fully 
executed. 


b2 

b7E 


B-617 Vi 


page 
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04/26/06 







Description 



Delivery 

Unit Price j 

Extended 

Date 


Price 


On or 
before 
06/26/06 

On or 
before 
06/26/06 


On or 
before 
06/26/06 

On or 
before 
06/26/06 


6. Task Order Value: To be determined as a result of this RFCE 

7. Confirmation: I [ shall confirm receipt of this order by e-mailing the 

Contra cting Officer and Contracting Officer Technical Representative. Alternate notification 
via fax 

8. Funding: To be identified upon receipt of a Task Order Response (TOR) 

9. Confirmation of Receipt/Delivery : I Ishall obtain proof of delivery on this 


9. Confirmation of Receipt/Delivery : | |shall obtain proof of delivery on this 

order. 

Information required on a proof of delivery is defined belovi/: 

• Signature of Government Employee receiving additional input/target 

capacity and dynamic allocation on system (s). 

• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

» Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 




page 

3 











10. Terms and Conditions: Ali other terms and conditions remain unchanged from 
contract J-FBI-02-158. 


page 
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B-617W 


b2 

b7E 


04/26/06 




ALL FBI INFORHATIOH COHTAIMED 

HEEEIH IS UHCLASSIFIED 

DATE 06-10-2009 BT 60322/i;C/LRP/PLJ/scLb 







'•at A woo 


rHoc. 


Proprietary 


In Reply Refer to Serial: 06-CH'165 
Mays, 2006 

Federal Bureau of Investigation 
Attn: 


b2 

b4 

b6 

b7C 

b7E 


Subject: 

Reference; 

Enclosure: 


Submittal of 


Response to 158-B-617W, RFCE 


(a) Contract J-02-1 58 DCS 5OQ0f 
0) J-02-158DCS-500i 
158-B-617 WRFC: 



Should you have any questions of a contractual nature or re qui re additional information re garding this letter or 


the enclosure, please contact f 

I , Z±] 


or via e-cnatl at 


c 


ICOMPANY 


Sr. Contracts Negotiator 


Proprietary 


UNCLASSIFIED - PROGRAM SENSITIVE 

lofl 








Please see the attached letter for youi review. Please contact myself witli any questions. 



OMPANY 









U.S. Department of Justice 
Federal Bureau of Investigation 




b2 

b7E 


Mav 08. 2006 

^r. (.contracts Negotiator , 


Subject; CONTRACT J-FBI-02-1 58 DCS-5000I 

ENGINEERING SERVICES ORDER 156-5-656 W 


Deal 


The purpose of this letter is to subm it a request for cost estimate T I 

1 via task order 158-B-626 W. A TOR is 
requested in response to this RFCE by May 22, 2006. 


b2 

b4 

b7E 

b6 

b7C 


Should you r eouire additional information and/or clarification on this task, please 
contact me a q I 


ALL iHFORHATioN CONTAINED Sincerely, 

HEREIN IS UNCLASSIFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/sdb 


Contracting Officer 





B-626 W 
RFCE 


b2 

:b7E 


Contract Number: J-FBI-02-158 Option Year Three 


Task Order Number; 1 58-B-626 W 


Scope of Work: This RFCE is requesting a TOR toT 


b4 


Federal Bureau of Investigation (FBI) Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative; 


The individuals listed above are the primary and alternate points of contact during 
performance of this order. 


1. Title: RFCE foil 


2. Task Order Type: In accordance with paragraph B. 3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 

3. Period of Performance: ARO to June 30, 2006 

4. Deliverable/Delivery Schedule : TOR is to be provided by May 22, 2006. If the TOR 
is accepted, the two rehabilitated portables shall be ready for immediate deployment by 
June 30, 2006. 

5. Task Order Value: To be determined as a result of this RFCE. 

6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being fully 
executed. 


be 

b7C 


b2 

b7E 


7. Funding: To be determined as a result of this RFCE 

8. Confirmation:! 


shall confirm receipt of this order by e-mailing the Contracting 


158-B-656W 



b2 

b7E 


05/08/06 


page 

2 







Officer and Contracting Officer Technical Representative. Alternate notification via fax 


9. Confirmation of Receipt/Delivery : jaroof of delivery for 

equipment on this order and fax the proof to the 3 tl ~~l 


h2 

b7E 


Information required on a proof of delivery is defined below: 


Signature of Government Employee 


receiving rehabilitated 


systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


Printing of individuals Name 


Position Title of Government Employee 
Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 


10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBl-02-1 58. 


page 
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□ 


158-B-656W 


b2 

b7E 


osros/ae 



U.S. Department of Justice 
Federal Bureau of Investigation 


ALL IHFORMATION COMTAIHED 
HEREIH IS UNCLASSIFIED 

DATE 04-30-2009 BY 60322/DC/XRP/PLJ/3dD — =-Tl 

Tel: 

Fax. 


May 9, 2006 

benior t^ontract Negotiator b2 

b6 

b7C 

ta7E 


Subject: CONTRACT J-FBI-02 -158 DCS-SOOpr 
ORDER B-627 W for| 


Dean 


The purpose of this letter is to authorizd 
627 W attached hereto. ^ 


to implement Task Order 158-B- 


ShOUld you rp^nirp arirlitinna. 


contact me at 


information and/or clarification on this task, please 


b2 

be 

b7C 


CtinrorcxLrt ^ 


Contracting Officer 









B-627 W 

TO PROVIDE ON-SITE SUPPORT 


Contract Number: J-FBl-02-158 Option Year Three 
Task Order Number:B-627 W 

Scope of Work; Provide an independent,! 

| 06-R^B-085. dated 2/20/06, as 

modified by 06-RB-176 extending the Government's acceptanc e period until Mav 31 .2006 
is accepted and the effort specified therein is hereby authorizec] 


Federal Bureau of Investigation (FBI) Task Monitors (TM$)/Points of Contact: 
a. Contracting Officer: 


b. Contracting Officer Technical Representative! 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task; 


1. Titid 


jEngineering Support 


2. Task Description: To provide a 
terms. Assignments must be a minimum of a three month term. 


b6 

blC 


b2 

b7E 


3. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-1 58, the 
order type for this task is Firm Fixed Price. 

4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3 of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

5. Period of Performance: Work to commence on or before July 1 0, 2006 and continue 
for a period of nine (9) months thereafter. 


page 



1 58- B-627 W 


b2 

b7E 


5/9/06 




6., Deliverable/Delivery Schedule; On-site assignment shall commence on or before 
July 3, 2006 and continue for a period of nine (9) months thereafter. Service shall be 
provided and invoiced in monthly increments. 


7. Place of Performance! 


8. Task Order Value: 



10. Confirmation:! 

Contracting Offic er anc 
notification via fad 


I shall confirm receipt of this order by e-mailing the 
;ontracting Officer Technical Representative. Alternate 


h2 

b4 

bTE 



11. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBl-02-158. 


page 
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15&-B-627 W 


b2 

b7E 


5/9/Q6 





U.S. Department of Justice 
Federal Bureau of Investigation 


Tel: 

Fax: 

May 22. 2006 

ar. Contracts NeaotiaTor 


Subject; CONTRACT J-FBl-02-1 58 DCS-5000 r 

ENGINEERING SERVICES ORDER 158-B-626 W; MODIFICATION 001 



b2 

b4 

bo 

b7C 

b7E 


Should you rpniiirfi ariHitinnal i 
contact me all 


formation and/or clarification on this task, please 


ALL lUFOEMATiaH COHTAINED 

HEREIJI IS OHCLAS3IFIED 

DATE 04-30-2009 BY 60322/UC/LRP/PL0/sdb 


Sincerely, 


b2 

b6 

b7C 


Contracting Officer 









Modification 001 To B-626W 


b2 . 

b4 

b7E 


Contract Number: J-FBI-02-158 Option Year Three 

Task Order Number: 158-B-626 W Modification 001 

Scope o f Work: Thi s modification 001 is to accepr~ 
authorizel |to| 

r land one printer. 1 

perform this effort. 


h~ORQ6-RB>184 and to 


Is hereby established to 


Federal Bureau of Investigation (FBh Task Monitors fTMsVPoints of Contact: 


a. Contracting Officer 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact during 
performance of this order. 

b2 

1. Title: To! JL 


be 

b7C 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: ARO to June 16, 2006 


4. Deliverable/Deliverv Schedule : The| 

for immediate deployment by June 16, 2006. 


shall be ready 


b4 


5. Task Order Value; 


6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F,3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being fully 
executed. 

7. Funding: Funding is provided by Task Order. 


158-B-626WMod001 


b2 

b7E 


5/22/06 


page 
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. ‘8. Confirmationj 


shall confirm receipt of this order by e-mailing the Contr acting 


Officer and Con tracting Officer Technical Representative. Alternate notification via fa>j^ 


9. Confirmation of Receipt/De livery : 
equipment on this order and fax the proof to the 


[shall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 


jeceiving rehabilitated 


Signature of Government Employee 
systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


b2 

b7E 


• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

1 

• Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 

10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 
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158-B-626WMod001 


b2 

-b7E 


5/22/06 




U.S. Department of Justice 
Federal Bureau of Investigation 


ALL IMFOPMATIOH COHTAIHEt) 

HEREIH IS TJHCLASSIfTED 

DATE 04-30-2009 BY 6Q322/UC/LRP/PLJ/sc31) HeT 

Fax: 


June 2. 2006 


tremor uontract Negotiator 


Subject; CONTRACT J-FBl-02-1 58 ncs-snoo i I tASK 

ORDER B-446 W, MODIFICATION 005 ENGINEERING SUPPORT 
SERVICES 


Deaa 


to implement modification 005 to 


The purpose of this letter is to authorize f 
task order B-446 W to increase the required funding. All other terms and conditions 
remain unchanged. 


b2 

b6 

b7C 

b7E 


Should you rer 
contact me at 


iiiriB aHHitirtriaiJrifnrrpqtinn and/of Clarification on this task, please 


Sincerely, 


Contracting Officer 





MODfFICATION 000 TO B-446 W 
ENGtNFERIN G SERVICES FQR_ 


b2 

b7E 


Contract Number; J-FBI-02-158 Year Three 
Task Order Number: 158-B-446 W Mod 005 
Reference: BC directionofi 2/1 6/05 


Purpose: The purpose of this modification is to provide additional funding 

see section 8. All other terms and conditions remain unchanged. 

Federal Bureau of Investigation (FBI) Task Monitors fTMsI/Points of Contact: 

, b4 

a. Contracting Officer: 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title: Engineering Services for 

2. Task Pescription:[ I shall provide engineering services for the identification, b2 

verification, and validation of the standardized software baseline required to meet the 
arrrpfiitatjon requirements for Red Wolf Collection systems and technology consultation. 

shall attend meetings and provide technical reports, as required by the COTR. 

I shall provide by letter a monthly written status of the funds expended on this task 

order. 

3. Task Order Type: In accordance with paragraph B.3 of contract J-FBl-02-158, the 
order type of this task is Time and Materials (T&M). 

4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3 of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

5. Period of Performance: July 1, 2005, through December 31. 2006 

6. Deliverable/Pelivery Schedule : See below: 


B^46 W Mod OOS 



b2 

b7E 


6/2/06 
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CUN 

SERVICE 

SITE 

DELIVERY DATE 

8003 AA-AL 

Engineering 

Services 


July 1, 2005, through December 31, 2006 

8003 AA-AL 

Engineering 

Sen/ices 


July 1, 2005, through December 31, 2006 

8003 AA-AL 

Technical Reports 


As required 





7. Task Order Value: NTE 


Time and Materials) 


J. Fundina; This order. fNTE 1 

^ lis to be charged to Purchase Order 

1 1 Purchase Order! 1 

1 and Purchase Order 

The 


b4 

b2 


balance of fundi ng provided bv this task order modifica tion 005 is chargeable to 


Purchase Orderi 


Note: The Government has 


placed a limitation of funding on this order, (see paragraph 1.1 of contract J-FBI-02 


fvill be working at risk if the 


1 58 clause 52.232-22) and paragraph 6 above, 
limitation of funds is exceeded without receiving advance formal task order 
modification from the Contracting Officer. 


9. Confirmation^ 


Jshall confirm receipt of this order by e-mailing the 


Contracting nffir. fjr and Contractij^ g Officer Technical Representative. Alternate 
notification via fa> 


10. Confirmation of Receiot/Deiiverv: shall obi 

.aio Pt 

oof for the 

services provided on this task order and fax the proof to the 




Information required on a proof of delivery is defined below; 


b2 

b7E 


Signature of Government Employed 
receiving services. *• 


• Printing of individuals Name 

• Position Title of Government Employee 

Phone number of Government Employee. 

NOTE: Invoice for this task cannot be accepted 
unless accompanied with a proof of delivery or 
signature of COTR on the SF 1034, 

b2 

B-446 W Mod OOa I I 6/2/06 
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11. Terms and Conditions: All other terms and conditions remain unchanged from the 
contract J-FBI-02-158. 


page 
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B-446 W Mod 005 


b2 

-bTE 


6 / 2/06 



ALL INFDRHATIOH COHTAIHED 

HEREIH IS miCLASSIFIED 

DATE 04-30-2009 BY 60322/UCy'LRP/PLJ/slb 


, 1. CONTRACT 10 CODE 

AMENDMENT OF SOLICJTATION/MODIFICATION OF 
CONTRACT 


2. AMENQMENT/MODIFICATIONNO. 3. EFFECTIVE DATE 4. REQUISITION/PURCHASE RED. NO. 

Mod # 5 9/25/2005 


6. ISSUED BY CODE I 7. ADMINISTERED BY Ofhec rtan «em 6; CODE 

Federal Bureau of Investigation 




0 .. sfrsef, cxwnty, Statg, and Zip Code) 


FACILITY CODE 


09/09/2004 


11. THIS ITEM ONLY APPLIES TO AMENDMENTS OF SOLICITATIONS 


■ESI 

I 

I 


9A. amendment OF SOLICITATION NO. 


9B. DATED fSEE ITEM? t) 


10A. MODIFICATION OF CONTRACT/ORDER NO. 


S4D0215824 


10B. DATED rSE£ ITEM 73J 


oners must acknowledge receipt of this amendment prior to the hour and dale Specified in the solicitation or as amended, by one of the following methods; 

(a) By completing Items 9 and 15. and reluming l copies of the amendment; (b) By acknowledging receipt of this amendment on each copy of the offer submitted; or (c) 

By separate letter or telegram which includes a reference to the solicitation and amendment numbers. FAILURE OF YOUR ACKNOWLEDGEMENT TO BE RECEIVED AT 
THE PLACE DESIGNATED FOR THE RECEIPT OF OFFERS PRIOR TO THE HOUR AND DATE SPECIFIED MAY RESULT IN REJECTION OF YOUR OFFER. If by 
virtue of this amendment you desire to change an offer already submitted, such change may be made by telegram or letter, provided each lelagram or letter makes reference 
to the solicitation and this amendment, and is received prior to the opening hour and date speciFred. ^ 


1 2. ACCOUNTING AND APPROPRIATION DATA (If required) 

N/A 


13. THIS ITEM APPLIES ONLY TO MODIFICATIONS OF CONTRACTS/ORDERS, 
IT MODIFIES THE CONTRACT/ORDER NO. AS DESCRIBED IN ITEM 14. 


A. THIS CHANGE ORDER IS ISSUED PURSUANT TO: fSpecliy authorify) THE CHANGES SET FORTH IN ITEM 14 ARE MADE IN THE CONTRACT ORDER 
NO. IN ITEM 10A. FAR 52.243-2 (CHANGES - COST REIMBURSEMENTT 


B. THE ABOVE NUMBERED CONTRACT/ORDER IS MODI FIED TO REFLECT THE ADMINISTRATIVE CHANGE S (such as Changes in paying office, 
appropriation date, etc.) SET FORTH IN ITEM 14, PURSUANT TO THE AUTHORITY OF FAR 43.103(b). 


C. THIS SUPPLEMENTAL AGREEMENT IS ENTERED INTO PURSUANT TO AUTHORITY OF: 


D. other (Specify type of modification and authon'ty) 

Administrative 


E. IMPORTANT: Contractor {X ] is not, [ 1 is required to sign this document and return copies to the issuing office. 


14. DESCRIPTION OF AMENDMENT/MOOIrlCATON fOrgart/zed by UCr section bead/ngs, inchjd/ng sd//dt3tfonA:ontract st/b/ect matter whe/e feasft/e.t 

The purpose of this modification is to extend the period of performance to 9/30/2006 at no additional cost to 
the Government. 


All other terms and conditions remain the same in their entirety 


Except as provided herein, all terms and condiliDns of Ihe document referenced in Item 9A or 1 0A, as heretofore changed . remains unchanged and in full force and effect. 


15A. NAME and TITLE OF SIGNER (Type or print) 


15B. CONTRACTOWOFF6ROR 


(Signature of person authorized to sign) 


NSN 7540-01-152-8070 
PREVIOUS EDITION UNUSABLE 



STANDARD FORM 30 (Rev. 10-83) 
Prescribed by GSA 
FAR (48 CFR) 53.243 




























U.S. Department of Justice 
Federal Bureau of Investigation 


Tel: 

Fax: 


January 10, 2006 


v'^sninr f^nntrant Nftnntiafnr 


Subject; CONTRACT J-FBt-02-1 58 DCS-5000| 

V ENGINEERING SERVICES ORDER 158-B-574 W 


Dear 

The purpose of this letter is to authorizeL 
574 W for the! 


o implement task order 158-B- 
Twith the latest software patches 


Should you r equire additional i nformatfon and/or clarification on this task, please 
contact me atl 


ALL IHFOEHATION COHTAIHED 

HEREIH IS UHCLAS3IFIED 

DATE 04-30-2009 BY 60322/UC/LRP/PLjysdb 


Sincerely. 


b2 

b6 

b7C 

b7E 


Contracting Officer 






B-574W 

UPGRADE GOE EQUIPMENT F0r[ 
Contract Number: J-FBl-02-158 Year Three 
Task Order Number. 158-B-574 W 


b2 

b7E 


Scope o f Work:] 

i lhe equipment shall be placed into[| 
31 , 2006, as specified in paragraph 5. below. 


as specified in paragraph 5 below for 
Ion or before January 


Federal Bureau of Investigation fFBH Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative:] | 

b7C 

The individuals listed above are the primary and alternate points of contact during b?E 
performance of this order. 


1. Title: 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-1 58, the 
order type of this task is Firm Fixed Price (FFP). 


3. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3. of contract J-FBl-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

4. Period of Performance: On or before January 31, 2006. 


5. Deliverable/Deltvery Schedule : 


Delivery Description 

Qty 

Delivery 



On or before 1/31/06 

1 



6. Task Order Value: $0,00 


7. Confirmation: ] ]shall confirm receipt of this order by e-maiting the 

Contracting Offic er and Contracting Officer Technical Representative. Alternate 
notification via faJ 


b2 

b7E 


B-574 W 


1/10/06 


page 

2 







8. Confirmation of Receipt/Delivery : 

equipment on this order and fax the proof to the) |at| 


1 sha ll obtain proof of d eliven/ for 


Information required on a proof of delivery is defined below: 


hi 

b7E 


receiving equipment. Prior to 


Signature of Government Employee 
shipment Government personnel will inventory and bar-code appropriate 
components. 


Printing of individuals Name 


Position Title of Government Employee 
Phone number of Government Employee. 


Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 


9. Terms and Conditions: Ali other terms and conditions remain unchanged from 
contract J-FBl-02-1 58. 
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B-574 W 


h’Z 

hlE 


1/10/06 




U.S. Department of Justice 
Federal Bureau of Investigation 


Engineering Research Facility 
Engineering Contracts Unit 



Fax 




January 10, 2006 


seninr i:nntraci nlegofiarnr 


Subject: CONTRACT J-FBI-02-158 DCS-5000 1 

ENGINEERING SERVICES ORDER 158-B-575W 


Deal 

The purpose of this letter is to authorize[ 
B-575 W for the| 


Jto implement task order 


Should you r equire additional information and/or clarification on this task, please 
contact me alT I 


b2 

b6 

blC 

b7E 


ALl INFORHATICiN COMTAIHED Sinrprf»lv 

HEFEIH IS OTCLASSIFIED j 

DATE 04-30-2009 BY 60322/UC/lRP/PLJ/3(a) 


Contracting Officer 








B-575W 


b2 

b7E 


Contract Number; J-FBl-02-158 Year Three 


Task Order Number: 158-6-575 W 


Reference: (a) Email from CIO dated 01/1 0/06 
(b) PM Direction 


Scope of Work: I 

I not 

2006. 


later than January 12, 


Federal Bureau of Investigation /FBH Task Monitors fTMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative; 


The individuals listed above are the primary and alternate points of contact during 
performance of this order. 


1. Titie. l 


b6 

b7C 

b2 

b7E 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02- 158, the 
order t^e of this task is Time and Materials (T&M). 

3. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 


4. Period of Performance: On or before January 12, 2006 

5. Task Order Value: NTE 


6. Funding: This order NTg 


is to be funded from Purchase Order 


7. Confirmation: | |shall confirm receipt of this order by e-mailing the 

Contracting Offic er and Contracting Officer Technical Representative. Alternate 
notification via faJ 


8. Travel: 


01 / 10/06 


b2 

b7E 


jshall comply with paragraph H.3, Travel, of contract J-FBI-02-158 

CZI 


page 

2 






and Federal Acquisition Regulation (FAR) 31.205-46, Travel Costs. Costs incurred for 
lodging, meals and incidental expenses shall be considered to be reasonable and 
allowable only to the extent that they do not exceed on a daily basis, the maximum per 
diem rates in effect at the time of travel as set forth in the Federal Travel Regulation. 
Airfare costs in excess of the lowest customary standard, coac^, or equivalent airfare 
offered during normal business ho urs are unallo wable unless documented, justified, and 
approved in advance by the COTR | Ishall provide a copy of receipts as part of 

the invoice package submitted for payment upon completion^ the task. 


9. Confirmation of Receipt/Deliverv :} 


equipment on this order and fax the proof to the! at 


Isha ll obtain proof of del ivery for 


Information required on a proof of delivery is defined below: 


ta2 

b7E 


receiving equipment. Prior to 


Signature of Government Employee) 
shipment Government personnel will inventory and bar-code appropriate 
components. 

Printing of individuals Name 
Position Title of Government Employee 
Phone number of Government Employee. 


• Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 

10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBt-02-1 58. 
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B-575W 


b2 

b7E 


01/10/06 



ALL IHFORHATIOK COETTAIHED 

HEKEIH IS UNCLASSIFIED 

DATE 04-30-2009 BY 60322/UC/LRP/PLJ/3db 

Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 01/10/06 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 



ACTION REQUIRED 

SITE# 

COMMENTS 


□ Issue Delivery Order 




B-575 W 

o Issue QRC Task Order 



□ Issue Modification 


1 


□ Issue COTR/CO letter 




Please issue the a bove requested documeptation to 


b& 

b7C 


Contractina 


nffirar's Tehhnioat Representative 





U-S, Department of Justice 
Federal Bureau oflnvestigation 


AIL INFOPMATIOK COMTAINED 

HEBEIH IS UNCLASSIFIED 

DATE 04-30-2009 BV 60322/UC/lRP/PLJ/3db 





Tel: 

Fax 




January 17, 2006 


Sr Contract Negotiator 


Subject: CONTRACT J-FBI-02-158 DCS-5000| 

ENGINEERING SERVICES ORDER 158-B-579 W RFCE 


Deal 


The purpose of this letter is to autho rize 
579 W requesting a cost estimate tof 


to implement task order 158-B 


1/30/2006. 


3 Kesponse is requirea not tater man 


b2 

b4 

be 

b7 


Should you require additional in formation and/or clarification on this task, please 
contact me l ~| 


£iacei;ak. 


Contracting Otticer 





Contract Number; J-FBI-02-158 Year Three 


Task Order Number: 158-B-579 W 

Reference; a) B-523 w F 
b) PM Direction 


Scope of Work: Provide a cost estimate to^ 


I similar to those 

developed in Reference a) above. Contractor shall provide a Task Order Response 
(TORt to this Request for Cost Estimate (RFCE) on or before 2/03/2006. 



b2 

158-B-579W b7E 1/18/06 
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4. Deliverabies/Deliverv Schedule : As specified in Scope of Work to include: 


Description 

QTY 


Delivery 

Date 

Unit Price 

Extended 

Price 


TBD 

TBD 

TBD 

TBD 

TBD 

TBD 

TBD 

NSP 

NSP 

TBD 

NSP 

NSP 

Total 





TBD 


5. Task Order Value: To be Determined by response to this Request for Cost Estimate 
(RFCE), 

6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3 of contract J-FBl-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being fully 
executed. 


7. Funding: Funding for this task shall be identified upon receipt of a Task Order 
Response. 


8. Traveli |shall comply with paragraph H.3, Travel, of contract J-FBl-02-158 

and Federal Acquisition Regulation (FAR) 31.205-46, Travel Costs. Costs incurred for 
lodging, meals and incidental expenses shall be considered to be reasonable and 
allowable only to the extent that they do not exceed on a daily basis, the maximum per 
diem rates in effect at the time of travel as set forth in the Federal Travel Regulation, 
Airfare costs in excess of the lowest customary standard, coach, or equivalent airfare 
offered during normal business hou rs are unallo wable unless documented, justified, and 
approved in advance by the COTR. | [shall provide a copy of receipts as part of 

the invoice package submitted for payment upon completion of the task. 


h2 

hlE 


9. Confirmation! I shall confirm receipt of this order by e-mailing the 

Contracting Offic er and Contracting Officer Technical Representative. Alternate 
notification via fax} I 


10. Confirmation of Rececpt/Deliverv : [ 


shall obtain proof of delivery for 


1 58-8-579 W 


page 
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1/16/06 




equipment/services on this order and fax the proof to the | | atf 
Information required on a proof of delivery is defined below; 


Signature of Government Employee 


receiving services. Prior to 


shipment Government personnel will inventory and bar-code appropriate 
components. 


Printing of individuals Name 

Position Title of Government Employee 

Phone number of Government Employee, 

Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 


11. Terms and Conditions: Ail other terms and conditions remain unchanged. 


page 
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158-B-579 W 


b2 

:b7E 

1/18/06 


b2 

b7E 




U.S. Department of Justice 
Federal Bureau oflnvestigation 


ALL IHFOEHATIOH COUTAINED 

HEREIH IS UNCLASSIFIED 

DATE 04-30-2009 BY 60322/UC/lRP/PLJ/3db 


IW 

Fax: 


bZ 

b7E 


; January 27, 2006 

aenror uoniract Negotiator 

b6 

b7C 

b2 

b7E 

Subject; CONTRACT J-FBI-0 2-158 DCS-SO QOl I 

ORDER B-584 W for ] { Support of | | 


Dear 


The purpose of this letter is to request a request for cost estimate to provide the 
support necessary to accomplish the tasks defined in the scope of work within task 
order B-584 W. Provide your response to this request no later than February 10, 
2006. 


Should you rpnnirp aHditional information and/or clarification on this task, please 
contact me aT 


b2 

bo 

b7C 


Sincerely; 


Contracting Officer 







t B-584 W 

REQUEST FOR COST ESTIMATE 
TO PROVIDE ON-SITE SUPPORl f^ 

Contract Number: J-FBl-02-158 Option Year Three 
Task Order Number: B-584 W 
Reference: PM direction of 1/27/06 

Scope of Work: Provide an independent. 


Federal Bureau of Investigation (FBi) Task Monitors (TMs)/Points of Contact: 

a. Contracting Officer: | 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task. 


1. Tide 


b2 

be 

b7C 

b7E 



3. Task Order Type: In accordance with paragraph B,3 of contract J-FBI-02-1 58, the 
order type for this task Is Firm Fixed Price. 


4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3 of contract J-FBI-02-1 58. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 


5. Period of Performance: ARO to September 1 , 2006 


158-B-584 W 


01/27/06 


page 
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6. Deliverable/Delivery Schedule: TOR to be provided by 2/10/06. On-site assignment 
could start on or before March 01, 2006 pending acceptance of TOR. Sen/ice shall be 
provided and invoiced in monthly increments. 


7. Place of Performance: 


8, Task Order Value: To be Determined by this RFCE 


9, Funding: To be defined after acceptance of the Task Order Response to this RFCE. 


10. Confirmation:! jshall confirm receipt of this order by e-mailing the 

Contracting Offic er and Contracting Officer Technical Representative. Alternate 
notification via fa 


11. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


page 
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b2 

:b7E 


158-B-584W 


01/27/06 





M 

Proprietary 


January 30, 2006 

In Reply Refer to: Serial 06-RB-059 


Federal Bureau of Investigation 

Attn:L 


Subject: Subnuttal of Task Order Response for 158-B-579 W 

Reference; (a) Contract J-Q2-158 DCS 5QQ(f 


Enclosure: 


(b) 

( 1 ) 


Government Letter dated January 17, 2006 


jrask Order Response dated January 30, 2006 


Deal 


In response to the government’s reference (b) request^ 


submit a Task Order Response (TOR) for 1 58-B-579 W. 


^CompanJ 


[is pleased to 



b2 

b4 

•b6 

b7C 


If any issue should arisej [reserves the right to revise any part o f the TOR in cluding price. 

Should additional tasks be authorized outside the scope of the Task Ordei reserves the right to 

submit a proposal for the additional work. 


Proprietary 
















ALL IHFORHATION CONTAIHEI) 

HEREIN 13 UNCLASSIFIED 

DATE 04-30-2009 BY 60322/UC/LRF/PLJ/sdb 


Sincerely, 


Contracting Officer 







B-593 W 

SHIP GOE EQUIPMENT T0[ 
Contract Number. J-FBI-02-1 58 Year Three 
Task Order Number: 158-B-593 W 


Reference: RMS 0108774 


Scope of Work: 

specified in para graph 5 bel ow to Site 30 (Attn: TTAT 
shall be receivecf”^ 
below. 


as 


bn or before February 23, 2006, as specified in paragraph 5. 


b2 

b6 

b7C 

b7E 


Federal Bureau of Investigation (FBh Task Monitors rrMsVPoints of Contact: 

a. Contracting Officer: 

b. Contracting Officer Technical Representative: } 

The individuals listed above are the primary and alternate points of contact during 
performance of this order. 

1. Title: Ship GOE tc 

2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Finn Fixed Price (FFP). 

3. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

4. Period of Performance: On or before February 23, 2006. 

5. Deliverable/Deliverv Schedule : 


Delivery Deecription 

Qty 

Qellvery 



5n or before 2/23/06 

1 


Dn or before 2/23/06 


6. Task Order Value: 


B-593 W 
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02/14/06 







7. Confirmation: { [shall confirm receipt of this order by e-mailing the 

Contracting Office r and Contracting Officer Technical Representative. Alternate 
notification via fax j I 


8. Confirmation of Receipt/Deliverv : j 

equipment on this order and fax the proof to the 


khatl obtain proof of delivefy for 


at 


Information required on a proof of delivery is defined below: 


b2 

b6 

b7C 

ta7E 


Signature of Government Employee 


receiving 


equipment. Prior to shipment GoverhitiSht parsorihei win inventory ana oar-code 
appropriate components. 

Printing of individuals Name 

Position Title of Government Employee 


Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 


9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBl-02-1 58. 
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B-593W 


02/14/06 





ALL IMFOPmTIOU CONTAIHED 

HEREIN IS UNCLASSIFIED 

DATE 04-30-2009 BY 60322/UCy'LRP/PLJ/sdb 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 2/14/06 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE# COMMENTS 


a Issue delivery Order 



B-593 W 

□ Issue Task Order tr\ response to RMS 
0108774 




a Issue Modification 




□ Issue COTR/CO letter 

IHHl 



b2 

b6 

b7C 

b7E 


Please issue the above requested documentation td 


Contracting Officer's Technical Representative 










February 14, 2006 


RMS Request Number: 


Request ID i ] | 

Status : Working 


Requestor Name ; 


Case Number ; 

Investigative Program : OTHER 


Assigned to Name 
Assigned To Group 
Category 
Item: Red Wol^ 



Performance Indicator ; 


Opened : 2/6/2006 7:15:20AM Closed : 



Office Code 
Case Title : 


Program Manager 
Program/Type j 



TUfrmrfTf 


Worklo g : 2/6/2006 7:55:42 AM 

} you may want to check witi ^ ~^ rst. Thanks. 

has Reassigned or Forwarded this request to 

llUjmb 1^0:28:51 AM | 

B-593 W being generated 2/14/06 f 


ALL IHFOKKATIOH COMTAIKED 

HEP£IH IS UHCLA3SIFIED 

DATE 04-30-2009 BY 60322/UC/LRP/PLJ/SCtti 


Page 1 of 1 




U.S. Department of Justice 
Federal Bureau of Investigation 





b2 

b7E 

Twri 

Fca: 


February 14, 2006 


Senior Contract Negotiator 


Subject: CONTRACT J-FBI-02-1 58 DCS-500C 

ENGINEERING SERVICES ORDEFV l - 5B - -B-5g y W ' 


Dea 

The purpos e of this letter is td ~l 

) n response to[ 


Should you r equire additional inf ormation and/or clarification on this task, please 
contact me at| 


b2 

be 

b7C 

b7E 


ALL IHFORHATIOH COHTAIKED 

HEREIN IS UNCLASSIFIED 

DATE 04-30-2009 EY 60322/UC/LRP/PLJ/3db 


Sincerely. 


Contracting Officer 




B-594W 

SHIP GOE EQUIPMENT 


Contract Number. J-FBI-02-158 Year Three 


Task Order Number 158-B-594 W 


Reference: RMS 


land RMa 


Scope of Workil 

paragraph 5 below. I 

February 24, 2006, as specified in paragraph 5. below. 


\b spec ified in 
b r before 


Federal Bureau of Investigation (FBI) Task Monitors fTMsVPoints of Contact: 


a. Contracting Officer] 


h2 

bo 

hlC 

b7E 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact during 
performance of this order. 


1- Title: Ship GOE Equipment 

2. Task Order Typ e: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

4. Period of Performance: On or before February 24, 2006, 

5. Deliverable/Deltvery Schedule: 


Delivery Description 

Qty 


Delivery 



On or before 
2/24/06 

On or before 
2/24/06 

On or before 
2/24/06 


B-594 W 


02/14/06 


page 

2 





b4 

b6 

b7C 

to2 

b7E 


6. Task Order Value: $0.00 


On or before 
2724/06 


On or before 
2/24/06 


On or before 
2/24/06 


7. Confirmation:! |shall confirm receipt of this order by e-mailing the 

Contracting Offic er and Contractiq g Officer Technical Representative. Alternate 
notification via fai^ 


8. Confirmation of ReceiptiDeliverv i| 

equipment on this order and fex the proof to the 


[shall obtain proof of deliven/ for 


Information required on a proof of delivery Is defined below: 


b2 

be 

b7C 

b7E 


Si g natur e of Governrn ent Employee( 


TTA 


hTTA 


receiving equipment. Prior to shipment Government 


and I 1 


personnel will inventory and bar-code appropriate components. 


Printing of individuals Name 


Position Title of Government Employee 


• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the CdTR has signed an SF 1034. 

9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


B-594W 


b2 

b7E 02/14/06 
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Memo 


To; Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 2/15/06 ^ 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE# COMMENTS 


0 Issue Delivery Order 



B-594 W 

□ Issue Task Order in response to RMS 


1 land! 1 


□ Issue Modification 




n Issue COTRJCO tetter 




Please issue the above requested documentation td 


Contracting Officer's Technical Representative 


b6 

:b7C 






February 14, 2006 


RMS Request Number: 


Request ID : 

Performance Indicator : 


Status ! Reassign Opened ; 2/6/2006 7:17:38AM 

Closed : 

b2 

b6 

Requestor Name : 

Office : 

b?C 

b7E 

Phone 

Office Code 


Case Number ; 

Case Title : 


Investigative Program ; OTHER 






ALL IHFOEHATIOH COHTAIHZD 

HEREIN IS TJIICLASSIFIED 

DATE 04-30-2009 BY 60322/UC/LEP/PLjysdb 


Page 1 of 1 


tr' tr tf fcr 






Febniary 14, 2006 


RMS Request Number: 


Request ID :| 

] 


Performance Indicator : Capital equipment 

Status : Reassign 

Opened ; 

2/9/2006 1:38:24PM 

Closed : 









Requestor Name | 


Office :| 


b2 

bo 

Phone J 

1 


Office Code ^ | 

b7C 

Case Number ;| 



Case Tide t 


b7E 


Investigative Program ; OTHER 



b6 

b7C 

b2 

b7E 


Requested Sup port J 


llWorkloq : 2/9/2006 5:08:10 PM 


b6 

b7C 


has Reassigned or Forwarded this request to 


ALL IHFOWIATIOH COHTAIHEH 

HEKEIH IS UNCLASSIFIED 

DATE 04-30-2009 BY 60322/UC/LRP/PLJ/sab 


Page 1 of I 




Proprietaiy 


Febniary 20, 2006 

la Reply Refer to: Schal OS'RB-086 


feami wuraan ftt 

Attnl 1 




Subject 

Submittal of Task Order Response for 15S>B'S83 W 

Reference; 

(a) 

Cootmet J-02-158 DCS 5000 


(b) 

Govenuneat Letter dated February 10, 2006 

Enclosure: 

0) 

1 Irask Order Resoonse dated Febniarv 20. 2006 


b2 

b6 

b7C 


b4 


I 

In responre to the government’s lefenoce (b) re<iiiesJ~ 
submit a Task Order RespooM (TOR) for 1 Sg-B*583^ 


ps pleased to 








Proprietary 


IfmviiftttibQiildirige ] I rwcrves fee right to Ttviac airy p>n Of to TOR in cludmg price. 

Should Bdditiooil tula be autborized outside the scape of ^ Tvk Orderj Iteserves the ri^ to 

subsait a proposal Curtbe addi1ii»a] woik. 



Contncti Mmger 


«: (COTR) 


Raytheon Pn^rietary 




U.S. Department of Justice 
Federal Bureau of Investigation 


7 ^ 

Fai 


February 27, 2006 


uontracis Manaaet 


Subject: CONTRACT J-FBI-02-1 58 DCS-5000j 

TASK ORDER B-530 W; MODIFICATION 001 


b2 

b6 

b7C 

b7E 


Dear 


The purpose of this letter is to authorize 
modification 001. 


p implement task order B-530 W 


Should you re quire additional inform ation and/or clarification on this task, please 
contact me at I 1 


ALL INFOKHATION COHTAIHED 

HEREIH IS UHCLAS3IFIED 

DATE 04-30-2009 BY 60322/UC/LRP/PLJ/sdb 


Sincerely, 



Contracting Officer 








MODIFICATION 001 TO TASK ORDER 
158- B-530 W FOR COMBINED SUPPORT 


Contract Number: J-FBl-02-158 Option Year Three 
Task Order Number: 158-B-530 W Modification 001 


References: a) Contract J-02-1 58, DCS-5000| 

b) Ongoing S upport Discussions Betweer[_ 


c) 


the Government 


b2 

b7E 


|!etter, 05-JG-230, subj; Revised Offering for New Contract 

Line Item Number (CLIN), dated June 21 , 2005 

]]letter, 05-JG-181, subj; Request for New Contract Line Item 


Numbers, d ated June 21, 2005 
[Red WolfL 


I dated May 11. 2005 


e) 

f) Task Order 158-B-530W for Combined Support, dated 

February 27, 2006 


1. Federal Bureau of Investigation (FBH Task Monitors (TMsVPoints of Contact: 

a. Contracting Officer; 

b. Contracting Officer Technical Representative: 

The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task. 

2. Place of Performance: All Sites 


3. Period of Performance: March 1, 2006 to August 31, 2006 


4, Notice To The Government Of Delays: 
of contract J-FBI-02-158. 


Bhall comply with paragraph F,3, 


5< Deliverable/Delivery Schedule : Combined Supp ort (CLIN 6003AV). This CLIN b 2 
includes CLIN 60Q3 AU and CLIN 6003AT, as well ad I b7E 


6 , 

Services Quantity Unit Price Total 

168-8530 W Modification 001 Combined Support 2/27/06 


page 

2 





7. 

8. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 



b2 

b7E 


9. Confirmation:! 
Contracting Office 
notification via fa> 


Jshall confirm receipt of this order by e-mailing the 
Atractin q Officer Technical Representative. Alternate 


iO. Funding: This order is fully funded in the amount of j md is to be 

charged t o Purchase Or der P ~| rhis task is allotted funds in the 

amount of per month for 6 months. Total funding for this order is 


page 3 


158-B530W Modification 001 


Combined Support 


2/27/06 








Memo 


To: Contracting Officer 

From: Contracting Officer’s Technical Representative (COTR) 

Date: 2/27/06 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000| 


Request the attached file be processed as indicated below. 


ACTION REQUIRED 

SITE# 

COMMENTS 


o Issue Delivery Order 



B-530 W 

□ Issue Task Order Modification 001 

All Sites 

Extend POP & Provide Funds 


.□ issue Modification 




0 Issue COTR/CO letter 




Please issue the above requested documentation to 


Contracting Officer's Technical Representative 


b2 

b6 

b7C 















Fax 


Name; 

Organization: 

Fax: 

Phone: 

From: 

Date: 

Subject: 


February 28.2006 7:45 AM 
DCS 5000| 


Pages: 7 - Including this cover sheet 


Reference: CONTRACTS J-FBI-02-1 58 


Addressees; 


The attached SIGNED COPIES are provided for your action. 


B-530 W Mod 001 


b2 

b6 

b7C 

b7E 


ALL INFORHATIOB COHTAIHED 

HEREIN IS UNCLASSIFIED 

DATE 04-30-2009 BY 60322/UC/LRP/PLJ/sdt) 



Acquisition Program Managem~^t Specialist 






HP Otficejet 6100 Series 61 10 
Personal Printer/Fax/Copier/Scanner 


Last Transaction 

Date Time Type Identification 

Feb 28 9:39am Fax Sent I 


c 


Log for 
FBlI 


Feb 28 2006 9:42am 


b2 

Duration Pages Result ' 

3:10 7 OK 


page 2 




U.S. Department of Justice 
Federal Bureau of Investigation 


Contracts Manager 



March 6. 2006 


b2 

b6 

b7C 

b7E 


Subject: CONTRACT J-FBI-02 -158 DCS-SQQOl I 

ORDER B-584 W for | Red Wolf Systems; 

CANCELLATION 


Dear 


The purpose of this letter is to cancel in its entirety task order B-584 W, You are 
directed to stop all work under this task order immediately. 


Should you r equire additional i nformation and/or clarification on this task, please 
contact me att 


b2 

be 

b7C 


ALL INFOPMATION COMTAIBED 

HEREIN IS UNCLASSIFIED 

DATE 04-30-2009 BY 60322/UC/LRP/PLJ/sdb 




Contracting Officer 




In Reply Refer to Serial: 06-RB-l 14 


^Proprietary 


March 9, 2006 


Federal Bureau of Investigation 
Attn: I I 


b2 

b7E 

b6 

blC 


Subject: New Contract Line Item Numbers (CLIN) 

Reference: (a) Contract J-02- 158, Indefinite Delivery / Indefinite Quantity (ID/IQ) 


De 




At dje request of the Government! 
(a), Table-B'lb under Section B: ^ 


is proposing that the following CLINs be added to Reference 


CLIN 

Model/ 

Description/ 

Unit/ 

System/ 

Quantity 


ID 

Number 

Features 

Quantity 

Equipment 

Price 

Discounts 


b2 

b4 

b7E 


Proprietary 







‘roprietary 


■ ■ 

Page 2 



cc 


EProprietaiy 







JProprietary 


February 20, 2006 

In Reply Refer to: Serial 06-RB-086 


Federal Bureau of Invest! gatirm 
Attn: 


Subject; 

Reference: 

Enclosure: 


Submittal of Task Order Response for 158-B-583 W 


b2 

b7E 

b6 

b7C 


(a) 

(b) 

( 1 ) 


Contract J-02-158 DCS SOOOT 


Government Letter dated February 10, 2006 


JTask Order Response dated February 20, 2006 


Dead 


In response to the government’s reference (b) request F I Companj 

submit a Task Order Response (TOR) for 158-B-583W. 


is pleased to 


Jpricing for the above Task Order is valid for 60 days from the date of this letter. 


[Proprietary 


b2 






[Proprietary 


If any issue should arisej 


reserves the right to revise any part of the TOR in cluding price. 


Should additional tasks be authorized outside the scope of the Task Orderj_ 
submit a proposal for the additional work. 


reserves the right to 


Should you h ave anv questions y require additional i ^ormation regarding tlu s letter or the enclosure, 
please contad Program Manager at [ 


or via e-mail af 


Tor the undersigned at 


Sincerely, 



Contracts Manager 
cc: 


COTR) 


Proprietary 






Proprietazy 


Februaty20,200« 

lo Reply Refer to: Serial 06*RB-0S4 

Fedet il Bureau of hvtatiflation 
Attn:| 


b2 

bo 

b?C 

b7E 


Subject 

Refewnce: 


EnclcMuie: 


Sohoiiital of Tade Order Respooae for IS8-B-S79 W 

(i) Contract J-02-IS8 DCS 5000 1 

(b) GovenuncBt Letter dated Jamiaiy 1 7, 2006 


( 1 ) 


jTask Order Response dated January 30, 2006 


Dead 


la response to fire govenuneat's refeitnco (b) requetd ^zapanJ 

iubinitaTaskOtdtf Response (TOR) £or 158^479 V: ^ 


is pleased to 


n priemg for tbe above Task Order is valid Ibr 60 days fiom the date of this letter. 

If any issue should arise J b eserves the right to revise any part of fee TOR irw hidmg price. 

Should additional tasks be authoriaed outfide the scope of the Task Order,| jraserves the right to 

submit a proposal for fee additional wock. 


[Proprietary 


b2 

b4 

b7E 


Z0 39t/d 


80:01 900Z/0S/Z0 














U.S. Department of Justice 
Federal Bureau of Investigation 









B-651 W 

REQUEST FOR COST ESTIMATE 
TO IMPLEMENT SECURITY UPGRADES 

I b7E 


Contract Number: J-FBl-02-158 Year Three 


Task Order Number. 158-B-616 W 


References: (a^ l i Meetina between 
(b) COTR Direction 


end 


Purpose: The purpose of this task order is to request an RFCE to|_ 


above. 


]as discussed in references (a) and (b) 


he 

b7C 

h2 


Scope of Work: The scope of 


site as indica ted below. The TOR is required on or before Ju ly 25, 2006 and the 
completion o l brior to August 1 8, 2006. 

Raytheon is toj 

I p rovide those time frames in their TOR response. 



Federal Bureau of Investigation (FBh Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


b6 

:b7C 

b2 


1 Title: RFCE to[ 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: All work shall be completed on or before August 18, 2006. 


158-B-651 W 


;b2 

b7E 


07/13^06 






4. Task Order Value: As Determined by response to this Request for Cost Estimate (RFCE). 


5. Task Descriptions: 


Sub- 

Task 

Description otTasK 

Tenative 

Completion 

Oates 


Costs 

B 


TBD 


TBD 

2 


TBO 


TBO 

■ 


TBD 


TBD 

5 


TBD ■ 


TBO 

B 


TBD 


TBO 

Hi 


TBD 


TBD 

B 


TBD 


TBD 


TOTAL COSTS 


TBD 


6. Notice To The Government Of Delays: Notify the FB! Contracting Officer as 
defined in paragraph F.3 of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 


7. Funding: Funding for this task shall be identified upon receipt of a Task Order Response. 


8. T ravei: | [shall comply with paragraph H.3, Travel, of contract J-FBl'02-158 and 

Federal Acquisition Regulation (FAR) 31.205-46, Travel Costs. Costs incurred for lodging, 
meals and incidental expenses shall be considered to be reasonable and allowable only to the 
extent that they do not exceed on a daily basis, the maximum per diem rates in effect at the 
time of travel as set forth in the Federal Travel Regulation. Airfare costs in excess of the lowest 
customary standard, coach, or equivalent airfare offered during normal business h ours are 
unallowable unless documented, justified, and approved in advance by the COTR. | 1 


shall provide a copy of receipts as part of the invoice package submitted for payment upon 
completion of the task. 


158-B-651 W 


b2 

b7E 07/13/06 


b2 

b4 

b7E 
























9y Confirmation: I I shall confirm receipt of this order by e-mailing the 

. 'C ontracting Officer and Contracting Officer Technical Representative. Alternate notification via 
fax! 


10. Confirmation of Receipt/Deliverv : [ 


shall 

equipment/services on this order and fax the proof to the! 


obtain proof of delivery for 


at 


Information required on a proof of delivery is defined below; 


• Signature of Government Employee (at Sites indicated in 5. above) receiving services. 
Prior to shipment Government personnel will inventory and bar-code appropriate 
components. 

• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee, 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery or 
the COTR has signed an SF 1034. 

11. Terms and Conditions: All other terms and conditions remain unchanged. 



158-B-651 W 


b2 

b7E 


07/13/06 






U.S. Department of Justice 
Federal Bureau of Investigation 


b2 

b7E 

TeTl ' 

Fax: 


August 01, 2006 


^r. Contracts Negotiator 


Subject; CONTRACT J-FBl-02-1 58 DCS-5000! 

ENGINEERING SERVICES ORDER ibB-B-BtlB W 


Dear 


_Thp. ntirnnsA nf this Ir tn submit ^ request for COSt estimate to| 

[via task order 158-B-666 W. A I (jk is 
requested in response to this Khut by August 15, 2006. 


b2 

b6 

b7C 

b7E 

b4 


Should you r equire additional inf ormation and/or clarification on this task, please 


contact me afl 


ALL IWFORHATION COHTAIHED 

HEPEIW IS nUCLASSIFIED 

DATE 04-30-2009 BY 60322/UC/LEP/PLJ/si31> 


Sincerely, 


b2 

b6 

b7C 


Contracting Officer 






B-666 W 


hi 

b4 

b7E 


Contract Number; J-FBI-02-158 Option Year Three 


Task Order Number: 158-B-666 W 


Scope of Work: This RFCE is requesting a TOR td I j^2 

b4 

b7E 


Federal Bureau of Investigation (FBh Task Monitors (TMsVPoints of Contact: 
a. Contracting Officer: ! 


b. Contracting Officer Technicaf Representative: 


The individuals listed above are the primary and alternate points of contact during 
performance of this order. 


1. Title: RFCE fori 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 

3. Period of Performance: ARO to August 31 , 2006 

4. Deliverable/Deliverv Schedule: TOR is to be provided by August 15. 2006. If the 

TOR is accepted, 1 ^ hall be ready for 

immediate deployment by August 31 , 2006. 

5. Task Order Value: To be determined as a result of this RFCE. 

6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being 
fully executed. 


7. Funding: To be determined as a result of this RFCE. 



page 






9. Confirmation of Receipt/Deliverv : . 

equipment on this order and fax the proof to th ^ | at 


shall obtain proof of deliv ery for 


Information required on a proof of delivery is defined below: 


h2 

b7E 


Signature of Government Employee 


receiving rehabilitated 


systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


Printing of individuals Name 
Position Title of Government Employee 


Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof 
of delivery or the COTR has signed an SF 1034. 


10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


158-B-666W 


page 


h2 

hlE 


08/01 /DB 
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